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CONTRACT FOR 


ffltl# (Contract, entered into thU 10Ui day «t tWpteooop 

Tnr. I'mcid Statu or America, hereinafter celled the Government, r. prwnted by 
offir,.r executing thi. content, and HtPrln^-Ettll-tS rvllt E«f» Co., 


organized end exiting under the laws of the State of Hat tort., 


e retracting 


of the city ot Hzeiltoo, 
hereinafter railed the contract/ 


aO 

at 


yf WOT*,—Tbr contractor ahail furniah all labor and material*, and perform 

•ztaualaa and raaodollng ot ataal oaalt oatraaooo 
am f, Colorado, 



ton tbauatad elz hundrad dollar* 


1 * 10 , 600 . 00 ), 


icauout. Khodulra. and drawing*, all of which are made a part here.! 

.oirioA-.ion for tea aztoaalo ,t »■ ----t ?.- - 


i ne worn wall n» commenced •» OOJn A* pmotlaahl a ,rt. H aw , 

caaalpt or aoUoo to piwoaad, F D1 * " fUr «ata or 

and ahaUibe completed within thrac h uni rod ( Joe) Oa'an 

data or rooalpt or notloa to prooatd. 


“■ day* After tea 




in*, tl!??' m contractor .hall keep on the work t copy of the draw- 

ioSJTodT 5M ' "" tira “ Kiv " ,! " ! officer ace.® thereto. Anythin* 

dZwl " h ?pooffiretion s and not shown on the drawing, or shown on the drawing, and not men- 
- 0,,i , k ; ettK 'r U ' h, "l ? “™ ,w “S t to l» ~ o' difference 

the speriueattofLi shall govern. In any ctae of discrepancy in 
ill be tminedifttely submitted to the contracting officer, without 
ot !«• adjusted by the contractor, save only at his own risk and 
' nn such detail drawings and other informa- 
d. Upon completion of the oc 





written or 

of this contract and within 
the amount due under this 
, - equitable adjustment shall be made and tho con- 
_ accordingly. No change involving an estimated increase or decrease 
W ordered uoJcm approved in writing by I he head of the depart- 


h “. du ‘y ttUt horizcd representative. Any c...m wjuatment turner Una article 
asnrted within ten daya froru the date tho change is tmfcrwl, unices the conlraclingofficersh.il 
cu»« extend outh time, and if the parttos can not a*rec upon the adjustment the dispute shall bedeter- 
. But nothin* provided in tliia article shall excuse the contractor 


th the 


A linen t. CToapof conditio™. Should the contractor enco.mtcr or the Government drover 
during tho pragma of the work, sulemrf.ee an.l (or) latent conditions at the sit. materially differing 
from thuse shown on the drawing, or indicated in th. apeeificatioos, the attenrion of ThecWnS 
°f5r.k 1 “ J W ** 4 lo “ u <* conditions before they ere disturbed. The contracting office? 

shall thereupon promptly investigate the conditions, and if he find, that they materially diffJuTroro 


Man tltereupnn promptly tnvestig.te the conditions, M d if he find, that they malcri. 
^ t°7 ?”u u or ntdicated in the specifications, he shall at once, with th. w 

of the head of the department or his representative, make such change, in the drawing, an, 
iron. a. be may find urcossary. and any inrream or of cost and (or) difference in 


will h^jwi ZZZZfZZ Proi ‘ dod ' r cW «* ,or “y «“*» work or mate 

h “ b °“ “ WnU “« ^ «<*«* — the P , 



»t by Governmen. 

at any and all places where aueh manufacture 

ht to reject dofectire material 

he aatisfactorily^ replaced with pro^T^^ 


inspectors. All motion mid teau by Urn 

unneeesaarily delay the work. Snccial. foil .,.,1 . 1 . ? , ‘ n V u “" “ not •» 


contractor shall he charged with any additional c 


ot ready at the time 

<e) Should it bo consul ere. 
acceptance of the entire work 


tearing out Mine, the contractor ahaD on request promptly furnish all neeeesary facilities, labor, and 
material. If auch work is found to be defective in any material respect, due to fault of the contractor 
or hie .ubronlractora, he ahaD defray oil the ettpenxe of auch examination mid of satisfactory rcconstruc- 
riou. If, however, such work is found to meet the requirements of the contract, the actual coat of labor 
and mater,al ucccamrdv involved in the examination and replacement. plus 13 per cent, shall be allowed 
the contractor and be oh all, m addition, if completion of the work has been delayed thereby, bo granted 
a suitable extension of Umo on account of the additional work involved. 

(<f) Inspection of material and finished article, to be incorporated in the work at the site shall be 
mode at the place of production, manufacture, or shipment, whenever the quantity justifiea it, unlow 
othemso .tiled m the specifications; and ouch inspection and acceptance, unless otherwise stated in the 
specifications, shall lie final, except as regards latent defects, departures from specific requirements of 
tnc contract and the specifications and drawings made a part thereof, damage oe lose in transit, fraud, 
or such gross mistakes as amount to fraud. Subject to the requirements contained in the precoding 
mad^Tth 10 !“' PCCU< ® ot ,,uacn » 1 and workmanship for final acceptance as a whole or in part shall ho 

Aim cut 7. IfaUrlnU end irarfrr r ttilem othenrue specifieaBr provide,! for in the spec 

ifieation*, »U workmowWp equipment, materiel,, and sr.Me, incorporated In the work covered^ 
of »•<' If* 1 pade of their respective kinds for the purpose. Where aquipm 
--•'-ptal to” any particular standard, the, 


-rrfrrml to ^ ^ 

tracting officor .hall drddo the qamtion of rq____ w , 

»(r.cs.w _.w i .i . . the manufacturer of machinery, mechanical and ot 


officer for hi* approval the 
which he cod tern plains in» tailing, i 
tion. When required by the aprcificationi. 
.u.” .s „,„ UarUl ,. 


called for by the eonlraeting officer, the contractor 
,ull information concerning the materials or article 
■ Samples of materials shall he submitted for approval 

si Machinery, equipment, material., and article, installed „ r used without auch approval 
risk of aulacqueot rejection. The contracting officer mav rrnuirr the eontr^toe .. ,it„. 


Aartax R. .1 opensfendenee by eonerue*sr.-Thr eontraetor akoO give his peraai™ 

1 ,h '’ T°* ■ \ n,m l wiru ' fntvtnan or .nperint.odenl, satrifartory to the contracting 

,e work al all uists durmg progress, with authority to art for him. " 





extern of the delay, and hia findings of fuel* thereon shall he final and conclusive on the parties hereto, 
subject only to appeal, within thirty day., by the contractor to the head of the department concerned, 
whoso decision on such appeal as to the facts of delay shall bo final and conclusive on the parties hereto. 


1, without additional expense to the 

.---- ,-... ..^.onsible for all damages to persons or 

property that occur as a result of his fault or negligence in connection with tho prosecution of the work, 
nn. c .« Hi responsible for tho proper care and protection of all materials delivered and work per- 
»d final acceptance. 


formed until completion m 


Article 11. Fight-tour lau' Convict labor.-'a) Xo laborer or mechanic doing an v part of tho work 
contemplated by this contract, in the employ of the eon tractor or any subcontractor eont reeling for any part 
of e.-viif work contemplated, shall be required or permitted to work more than eight hours in any one calendar 
day upon such work at the site thereof. For each violation of the requirements of this article a penalty 
of five dollars ahall be imposed upon the contractor fur each laborer or mechanic for every calendar 
day in winch «tich employee is required or permitted to lalror more than eight hours upon eaid work, 
and a.! penalties thus imposed shall be withheld for the u^e end benefit of the Government: Provided, 
That this stipulation shall be subject in sD respects to the exceptions and provisions of tho act of Juno 19, 
1912 (37 Slat. 137), relating to bourn of labor. 

(fi) The contractor shall not employ any person undergoing sentence of imprisonment at hard labor. 


Article 12. CoKixiaf opaliul continent J,„ The contractor warranu that he has not employed 
any person to solicit or secure this contract upon any agreement for a commission, percentage, brokerage, 
or contingent fee. Breach of this warranty .ball give the Government the rigid to terminate the con- 
tract, or, in its discretion, to deduct from the contract price or consideration the amount of such com¬ 
mission, percentage, brokerage, or contingent fere. This warranty shall not apply to commissions 
payable by contractors upon contracts or sales secured or mode through bona fide established commer¬ 
cial or selling agencies maintained by the contractor for the purpose of securing {business. 


Article 13 .—Othtr 
id the contractor ahull 
that provided under o 


1 fully cooperate with such other c 
other contracts as may be directed 
unit any act which will interfere w 


award other contracts for additional work, 
lontraotoni and carefully fit his own work 
by the contracting officer. Tho contractor 
rith tho performance of work by any other 


Article H. Official* nottobentjit. —No Mombcrof or Delegate toCongrcse, or RreidentComuissioner, 
aim!! be admitted to any share or pert of this contract or to any benefit that may erisc therefrom, but 
Urn prolusion ahall not be construed to extend to this contract if made with a corporation for its general 


Article 15. Ditpiitrs. —Except as otherwise specifically provided in this contract, all disputes con¬ 
cerning questions of fact arising under this contract shall be decided by the contracting officer or his 
duly uulhorixod representative, subject to written appeal by- the contractor within thirty days to tho 
head of the department concerned, whose decision shall be final and conclusive upon tho jiarties thereto 
as to such questions of fact. In the meantime the contractor shall diligently proceed with tho work 


Article l«. Pnymtnlt to contractorr (a) Unions otherwise provided in the specifications, partial 
payments will be made us the work progresses at tho end of each calendar month, or aa soon thereafter 
as practicable, on estimates made end approved by tho contracting officer. In preparing estimates the 
mmteriol delivered on tho site and preparatory work- done may be taken into consideration. 

(b) In making such partial payments there shall be retained 10 per cent on the estimated amount 
untd final completion and acceptance of all work covered by the contract: Provided, hommr, That tho 
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Sheet 4 


[Construction Contract] 


.Ev M • Farley , certify that I am the ACBl St&nt» 

secretary of the corporation named as contractor herein; 

that J, r.. SWftaSQU 

who signed this contract on behalf of the contractor, was then 

of said corporation; that said contract was 
duly signed for and in behalf of said corporation by authority of its governing body, and is within the 
scope of its corporate powers, 

• • SEAL 

-ELt.21jL.JCacifly. H,™ ATE ] 


I hereby certify that, 


contracts on behalf of this 


to the best of my knowledge and belief, based upon observation and inquiry, 

who signed this contract for the 

had authority to execute the same, and is the individual who signs similar 
corporation with the public generally. 


Contracting Officer. 

This contract is authorized by the acts of 


DIRECTIONS FOR PREPARATION OF CONTRACT 

1. This form shall be used for every formal contract for the construction or repair of public buildings or works, but 
its use will not be required in foreign countries. 

2. There shall be no deviation from this standard contract form, except as provided for in these directions, without 
prior approval of the Director of the Bureau of the Budget obtained through the Interdepartmental Board of Contracts 
and Adjustments. Where interlineations, deletions, additions, or other alterations are permitted, specific notation of 
the same shall be entered in the blank space following the article entitled “Alterations” before signing. This article is 
not to be construed as general authority to deviate from the standard form. Deletion of the descriptive matter not appli¬ 
cable in the preamble need not be noted in the article entitled “Alterations .’ 9 

3. The blank space of Article 1 is intended for the insertion of a statement of the work to be done, together with 
place of performance, or for the enumeration of papers which contain the necessary data. 

4. If it is deemed necessary to include an article on Patents the Invitation to Bidders shall so state and the following 
article be used: 

Article -- Patents . The contractor shall hold and save the Government, its officers, agents, 

servants, and employees, harmless from liability of any nature or kind for or on account of the use of 
any patented or unpatented invention, article, or appliance furnished or used in the performance of this 
contract, excepting patented articles required by the Government in its specifications, the use of which 
*he contractor does not control. 

5. Where only one payment is contemplated, upon completion of the contract, all except paragraph ( d ) of Article 16 

“Payments to Contractor,” must be stricken out. * 

6. If approval of the contract is required before it shall become binding, the following article must be added: 

Article - Approval . This contract shall be subject to the written approval of_ 

--—---and shall not be binding until so approved. 

Contracts subject to approval are not valid until approved by the authority designated to approve them and the 
contractor’s copy will not be delivered, nor any distribution made, until such approval. All changes and deletions must 
have been made before the contract is forwarded for approval. 

7 The number of executed copies and of certified copies, designation of disbursing officer, statement of appropriation 
amount of bond, designation of place of inspection, as well as other administrative details, shah be as directed bv the 
department to which the contract pertains. J 


( 7 ) 
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STANDARD GOVERNMENT FORM OF PERFORMANCE BOND 


«M firing tnnttfi «rn»#«_ _ r , to Hu 11 ton. Ohio. 


“ PMxcwii., ud ? i» «tw» cmtin am ■ 


te «ttr* 

*«* «««, 




Now TnniroK, If the principal .hell well u>d truly perform end fulHl dl the undertaking eore- 
nente, tenu., condition!, uni egreement. of eeid eontreel during the origtnel term of eeidcontrect 
end eny uuneione thereof thet mey be granted by the Gorerament. with or without notion to the 
■uretv. end during the life of env euitimr moiInU <mn. ,__ , .. 



the eboTo-bo unden perlite here executed th 


1 «» . 





aaa.i i '\m *p» «»- 

•'fehise,-1- 


































If individual but Uts »r» furnlabad tha ntulttl 
Affidavit toy Individual Suratf ahould ba uaad In llau 
of tha dal atad affidavit* on pagoa 3 and 4 of tha bond. 
Hovavar, tha Oortifloataa of aufflolanaj at tha bottoa 
of pago A of tha bond iauat ba axaoutad. 


certificate as to corporate principal 


I. E. U. r'arlaj .certify that I am the Assistant eeere- 

Ury of the corporation named aa principal in the within bond; that J. I. Aw Art non 
, who aigned the aaid bond on behalf of the principal waa then 
of aaid corporation; that I know hie aignaturr. and In* aignaum thereto la genuine; 

ity of ita governing body. 
























I. 

mw of Ike methe named > 
belief, the facta Maud by 



i of my knowledge „,d 



















INSTRUCTIONS 


or the furnishing of supplier, whenever a bond 


2. The tu . 
potation authorized by th 
sureties. Individual au 


3. A firm, a. aucl., will not be .cceptod aa a .unity, nor a partner for copartner, or for a firm.of 
which he ia a member. Stockholder of a corporate principal may be acwptad aa aureuee proyidM 
their qualification, aa anch are independent of their Block holding, therein. Sure tire, if indinduala, 
aboil be citizens of the United States, ozeept that auretice on bond, ezecutcd in any foreign country, 
the Canal Zone, the Philippine lalanda, Porto Rico, Hawaii, Alaaka, or any possess,on of the United 
SlaUw, for the performance of contract, entered into in these places, need not be citizen, of the United 
States, but if not citizen, of the United State, shall be domiciled in the place where the oonlract » to 
be performed. 

4. Tl»e name, including fuU Chriatian name, and reeidence of each individual party to the bond 
.hall be inserted in the body thereof, and each aueh party eh all sign the bond with his mud signature 
on the line opposite tbe scroll aeal. and if signed in Maine, MaasachuaetU, or New Hampshire, an 
ndhctfive seal shall be affixed opposite the signature. 

5. If the principals are partners, their individual name* ahall appear in the body of the bond, with 
the recital that they are portnrm composing a firm, naming it, and all tho members of the firm shall 
execute the bond aa individuals. 

C. Tbe signature of a witness shall appear in the appropriate place, attesting tho signature of each 
individual party to the bond. 

7. If the principal or surety is a corporation, tho name of the State in which incorporated shall 
be inserted in the appropriate place in tbe body of the bond, and said instrument shall be executed 
and attested under the corporate seal a* indicated in the form. If the corporation has no corporate seal 
the fact sball be stated, in which case a scroll or adhesive seal shall appear following the corporate name. 


8. The official character and authority of the person or persons executing tho bond for the prin¬ 
cipal. if a corporation, shall be certified by the secretary or assistant secretary, according to tho form 
attached thereto. In lieu of such certificate there may be attached to the bond copies of so much of 
the records of the corporation as will show the official character and authority of the officer signing, 
duly certified by the secretary or assistant secretary, under the corporate seal, to be true copie*. 

9. Each individual surety ahall justify, under oath, according to the form appearing on tho bond, 
before a United Stale* commissioner, a clerk of a United States court, a notary public, or some other 
officer having authority to administer oaths genrrally. If the officer has an official seal it ahall be 
affixed, otherwise the proper certificate as to his official character shall be furnished. Where citizen¬ 
ship is not required, as provided in paragraph .3 of these Instructions, the affidavit may be amended 
accordingly. 


11. Tbe da 



Standard Form 













TREASURY DEPARTMENT 
PROCUREMENT DIVISION 
WASHINGTON 

8EP 10 1936 

8EP 10" 








o«o«Mtor >0, WJJ P*-l 


Hfrm n i l-ii.wu *ft Owur, 
■mIUm, c%t«. 


Son” Mtwtrf. lot 1 h h.r.ky (in. __ 

■111V--«-oo*-*rt <nl ul *> na •**»• ■ 


TPOBR 11 


TO HAMILTON OHIO 840AM OCTOBER 1 35 
J H scHAsraw 

YOW* TUUC ROAHOINO OKHYHi Ml!.? Hr-CEIYEO TODAY »0M STARTING AT 
OMCX 

HLAAIKG HALL MA TINS SAW CO 


. . 

?r ; : mtl 


, : 



••• . 












or THt Gov eR iiun 

Bond, iihich u»y 




DOMESTIC ARTICLES OR MATERIALS.— The attention of bidders is 
CALLED TO THE ACT OF CONGRESS, APPROVED MARCH 3, 1933 (PUBLIC 
No. 428) which provides: 

TITLE III: 

Section 3 (a). Every contract for the construction, alteration 
or repair of any public building or public work in the United 
States growing out of an appropriation heretofore made or here¬ 
after to be made shall contain a provisio.\ that in the perform¬ 
ance of the work the contractor, subcontractors, material men 
or suppliers, shall use only such unmanufactured articles, 
materials, and supplies as have been mined or produced in the 
United States, and only such manufactured articles, materials, 

AND SUPPLIES AS HAVE BEEN MANUFACTURED IN THE UNITED STATES 
SUBSTANTIALLY ALL FROM ARTICLES, MATERIALS, OR SUPPLIES MINED, 
PRODUCED OR MANUFACTURED, AS THE CASE MAY BE IN THE UNITED 

States except as provided in Section 2. Provided however, that 

IF THE HEAD OF THE DEPARTMENT OR INDEPENDENT ESTABLISHMENT MAK¬ 
ING THE CONTRACT SHALL FIND THAT IN RESPECT TO SOME PARTICULAR 
ARTICLES, MATERIALS, OR SUPPLIES IT IS IMPRACTICABLE TO MAKE 
SUCH REQUIREMENT OR THAT IT WOULD UNREASONABLY INCREASE THE COST, 
AN EXCEPTION SHALL BE NOTED IN THE SPECIFICATIONS AS TO THAT 
PARTICULAR ARTICLE, MATERIAL, OR SUPPLY, AND A PUBLIC RECORD 
MADE OF THE FINDINGS WHICH JUSTIFIED THE EXCEPTION. 

(B) If the heao of A department, BUREAU, AGENCY OR INDEPENDENT 
ESTABLISHMENT WHICH HAS MADE ANY CONTRACT CONTAINING THE PROVI¬ 
SION REQUIRED BY SUBSECTION (a) FINDS THAT IN THE PERFORMANCE OF 
SUC 1 : CONTRACT THERE HAS BEEN A FAILURE TO COMPLY WITH SUCH PROVI¬ 
SIONS, HE SHALL MAKE PUBLIC HIS FINDINGS, INCLUDING THEREIN THE 
NAME OF THE CONTRACTOR OBLIGATED UNDER SUCH CONTRACT, AND NO OTHER 
CONTRACT FOR THE CONSTRUCTION, ALTERATION, OR REPAIR OF ANY 
PUBLIC BUILDING OR WORK IN THE UNITED STATES OR ELSEWHERE SHALL 
BE AWAROED TO SUCH CONTRACTOR, SUBCONTRACTORS, MATERIAL MEN, OR 
SUPPLIERS WITH WHICH SUCH CONTRACTOR IS ASSOCIATED OR AFFILIATED, 
WITHIN A PERIOD OF THREE YEARS AFTER SUCH FINDING IS MADE PUBLIC. 


HMF 


STANDARD GOVERNMENT INSTRUCTIONS TO BIDDERS 


(CONSTRUCTION AND i 


1 Preparation of bids.—Unicm otherwise directed in the invitation, bids shall be submitted in 
triplicate. Forms furnished, or copies thereof, shall be used, and ttricl compliance is necessary with the 
requirements of the invitation, these instructions, and the instructions printed on the forms. Special 
care should bo exercised in the preparation of bids. Bidders must make their own estimates of the facilities 
and dimcnltice attending the execution of the proposed contract, Including local conditions, uncertainty 
of weather, and all other contingencies. All designations and prices shall be fully and rloariy eel forth. 
Copies of tho bids shall be identical. The proper blank spaces in the bid and guaranty forms shall be 
suitably filled in. 

2 bailor and material not to be furnished hy the (ioirrnment. The Government will not furnish 
any labor, material, or ftupplir* udIpm specifically provided for in th* contract. 

3. Signature In Wd*—-E*rh bid muse pro the full business address of the bidder and bo signed by 
him with his usual aignalure. Bids by partnersliips must be signed with the partnership name by one 
of the memben of the partnenliip or by an authorised representative, followed by the eigne time and desig- 
natinn of the |iereoa signing. Bids by corporations must be signed with the name of the corporation, 
followed by the signature and designation of tho president, secretary, or other person authorised to bind 
it in the matter. The nature of all persona signing shall also be typed or printed Mow the aignalure. 
A hid by a person who affixes to his signature the word "president," "secretary," "agent." or other 
designation, without disclosing his principal, may he held to he the bid ef the individual signing When 
requested by the Government, satisfactory evidence of the authority of tho officer signing in behalf of the 
corporation ahall be furnished. 





the right of awarding ail or any of the item, according to its heat interests. Unless otherwise required in 
the specifications, bids for auppliea shall be submitted in accordance with the numbered item or Items 

given in the schedule. 

Alter ns tire bMic-Altemstive bids will not bo considered nnlsos called fur. 

<1. Specification! and schedules.—The specifications, schedules, and drawings whirh form the basis 
of any bid will bo considered as a paruhoteof and will form apart of thecontract. Copies of these papers, 
together with a ropy of the standard contract form, including authorised additions or deletions, if any, 
will be furnished to or made available for the inspeetion of bidden by the office indicated in the sdvertlae- 


7 Corrections.—Erasure* or other changes in the bids inuat be explained or noted over the signature 


funnance of the service, no bid wifi be considered unleea it is so guaranteed. Tho bidder, at his option, 
may furnish a guaranty bond, a certified ebook, or deposit, In aeootdsncs with Treasury Department 
regulations, United States bonds (at par value) as security in the amount required: Pnmiti, That whore 



, , _ company authorize! by the 

0 Sufficiency of guarantors and sureties. The bond o , * ?; j; 5Un ,iios, «ill !»• accepted as 

Secrrlarv of the Treasury to d.. busincas. or of two f«P°“mtXt SMlco tho affidavit appearing 
security for any bid or contract Individual guarantors or rural ^ of # court 0 f record, a 

on the bond as to their sufficiency and furnish the certificate of a J g® company. 

United State, district attorney or commoner, or the prudent otho bond. 
Individual sureties shall justify in .urns aggregating not less than double tho pena y 


' • ‘ieir qualifications as such are not dependent 
lie* if individuals, must ho citizens of the 
■ foreign country, tho Canal rCone, the Phdtp- 
of the United States, for tho performance of 
of the United States, but if not citizens of 
contract is to bo performed. 



the United States 


11 Seals on bonds. - When the principal, a guarantor, or a cur 

a guaranty or bond ahall have affixed to it an adhesive or scroll seal. 

or Now Hampshire, ai 


13. Time for receiving bide.—Bids received prior to the tirno of opening will be securely kept, 
unopened. The officer whose duty it is to open them will decide when tho spocificd time has arrived, 
and no bid received thereafter will bo considered, except that when a bid arrive* by moil after the time 
fixed for opening, but before award is made, and it is shown to the satisfaction of tho officer authorized to 
make the award that the nonarrival on time was duo solely to delay in the mails for which tho bidder was 
not responsible, such bid will ho roceivod aud considered. No responsibility will site'll to an officer for 
the premature opening of a bid not properly addressed and identified. Unless aiwcilically authorized, 
telegraphic bids will not be considered, but modifications by telcgm|di of bids already submitted will be 
considered if reeoivod prior to the hour set for opening. 


14. Withdrawal of bids.-Bids may he withdrawn on written or telegraphic ropiest received from 
bidders prior to tho time fixed for opening Negligence on tho part of the bidder in preparing the bid 
oonfere no right for tho withdrawal of the bid after it has been opened. 

15. Bidders present.-At tho time fixed for the opening of bids, their contents will bo made public 
for tho informotion of biddera and oilier, properly interested, who may lie praam cither iu person or by 


lti. Award or rejection of bids.—Tiic 

complying with conditions of the invitation for bids, provided hi* bid_ 

of the United States to accept it. The bidder to whom the award is mad, 
possible date. Tho United States, however, reserves tho right to reject 
any informality in bida received whenever such rejection or waiver is in th 
.. ,-C,-.L- -I_k. *h* K!d „r . WAJ— ha, previous!} 


is contract. 


.w arded to tho lowest responsible hidder 

”* --n»hlo and it is to the interest 

rill bo notified at the earliest 
y and all bida and to waive 
merest of tho United States, 
ailed to perform properly or 
iot in a position to perform 


IT. Time of performance. When not otherwire specified in the invitation 
the least number of calendar day. (counting Sundays and holidays) after dam oi 
proceed, in which h# will commence performance, and tho number of calender d. 

and holidays) thereafter in which he will complete. .. - 

for probable difficulties which may be encountered. 


A party who hi 


or in the n„n„. r t . trc * t ” 1 ln Iaor * <•“» out hid.—If more than one bid be offered by any one party, by 
R S 1 ThJ« .k II ° r *“ wr f P* rtnw - or other penon, all such bids may be rejected. (Sec. 3722, 
different nrie«. i'n 1 * >ri>vpnl ® bidder from proceeding under paragraph 5 hereof, nor f"'"' 

S qualities of material or different conditions of delivery. A p, 

quoted prices on materials to a bidder is not thcrebv disqualified from quo tin prices to oth 
from submitting a bid directly for the materials mworiT - 

•If' ? rror * , in —Bidders or their authorised agents are expected to examine the maps, drawings, 
E i? 7’ Clrc p*?’ ,chKluIe - “ d <•">"instructions pertaining to the work, which will be open to 
their inspection. Failure to do so will he at the bidder s own risk, and he can not secure relief on the plea 
of error in the bid. In case of error in the extension of prices the unit price will govern. 




material* of don 


20. Preference for domestic at 
production, conditions of quality and price, in 

21. Dealer or manufarturcr.-In bids for supplies or manufactured articles, bidden will stato 
whether they are manufacturers of or regular dealers in the article. If practicable to do so, bidden who 
are not tnanufacturen will give the name of the manufacturer from whom the articles are to be obtained, 
including catalogue referencce. 


22. Samples.—When samples are required, they must be submitted by the bidder so as to reach 
the office designated prior to the hour set for opening the bids. Semples shall be furnished free of expense 
to the Government, proprriy marked for identification, and accompanied by a list when there Is more 
than one sample. Tho Government reservee the right to mutilate or destroy any sample submitted 
whenever it may he considered necessary to do ao for tho purpoee of Uwting. Samples not required in 
connection with the award or delivery of supplies will, upon request, if promptly made, be returned at 
the bidder's expense. 

23. Contract and bond.- The bidder to whom award is made must, when required, enter into written 
contract on the standard Government form, with satisfactory security in the amount required, within the 
period specified or, if no period bo specified, within ten days after the prescribed forms are presented to 
him for signature. 

24. Eight-hour law.—The eight.hour labor atatute riled in Article II of the construction contract 
docs not apply to the procurement of supplies, materials, or articles which may usually be bought in the 
open market, whether made to conform to particular specifications or not, or to the construction or 
repair of levee* or revetments necessary for protection against floods or overflows on tho navigable 
woters of tho United States, or to any emergency caused by fire, famine, or flood, by danger to life or to 
property, or by other extraordinary event or condition on account of which the President shall sub¬ 
sequently declare the violation to have been excusable. 

25. Patents.—Unless specified by the Government, patented articles shall not knowingly bo used 
In connection with the performance of the contract by the contractor, unless he is the owner or licensee 
thereof or procure* the same in open market, or unless full information relative thereto shall have been 
furnished in his proposal. The contractor must notify the Government immediately of any claim o> 
infringement of any patent in connection with the performance of the contract. 



















SPECIAL RETIREMENTS. 















DENVER, COLO., MINT - VAULT ENTRANCES 


GENERAL REQUIREMENTS 


v I. BIDS.~-Bids must be based upon drawings Nos. 

* 1-412,^1-413 AND/ I-4|4 AND THESE SPECIFICATIONS. 

Drawings Nqs.<|-4, *|-40| , *1-402, *1-405,<1-406, 1-408, 

' 1-400 A N D M-4|0 ARE FURNISHED FOR INFORMATION, AND WORK 
SHOWN THFREON IS TO BE DONE UNDER ANOTHER CONTRACT* 

2. Lump sum bids are required. 

3. SCOPE. —The work to ue done hereunder includes 

THE FURNISHING OF ALL LABOR AND MATERIAL AND PERFORMING 

all work for: (a) Three New 6 inch entrances installed 

COMPLETE, WITH MOVABLE PLATFORMS, DAY GATES, AND VESTIBULES, 
FOR SUL-BASEMENT, FIRST AND MEZZANINE FLOORS OF FOUR STORY 

vault (No. I ). (B) One new 4 inch entrance installed 

COMPLETE, WITH MOVABLE PLATFORM, DAY GATES- AND VESTIBULE, 

for new Refiners Vault (No. 4). (C ) Removing from present 

POSITION AND INSTALLING IN NEW LOCAT|6n, THE PRESENT BASE¬ 
MENT ENTRANCE AND DAY GATE OF THE PRESENT SILVER VAULT, 

AND EQUIPPING SAME WITH NEW MOVABLE PLATFORM. ’(D) RE¬ 
MOVING FROM PRESENT POSITION AND INSTALLING IN NEW LOCATION 
THE, PRESENT ENTRANCE (WITH PLATFORM AND DAY GATES) OF 
WEIGH CLERKS VAULT*(UO. 3 )., (E) REMOVING FROM PRESENT 

POSITION AND INSTALLING IN NEW COINERS VAULT (MO. 2) THE 
ENTRANCE (WITH PLATFORM AND DAY GATE) TO PRESENT MELTERS 

and Refiners vault* 

4 . TIME FOR COMPLETION*— The time for completion 

OF T H E CONTRACT HEREUNDER SHALL BE THREE HUNDRED (300) 
CALENDAR DAYS FROM THE DATE OF RECEIPT OF NOTICE 10 
PROCEED. 


The VAULTS WILL BE CONSTRUCTED UNDER THE CONTRACT FOR 
THE EXTENSION AND REMODELING OF THE MINT AND THE CONTRACT 
FOR Ti.E VAULT ENTRANCES WILL RUN CONCURRENTLY WITH THE 
CONTRACT FOR CONSTRUCTION. THE NEW WING MUST BE SUBSTANTIALLY 
COMPLETED BEFORE WORK OF UNDERPINING THE PRESENT VAULT |\|0. 

1, AND EXTENDING IT, IS COMMENCED. THE CONTRACTOR FOR THE 
VAULT ENTRANCE MUST KEEP PACE WITH THE WORK OF THE CON¬ 
TRACTOR FOR CONSTRUCTION OF THE VAULTS, ETC., AND PARTS 
THAT WILL BE FURNISHED UNDER THIS SPECIFICATION TO BE 
INCORPORATED INTO THE WORK BY THE OTHER CONTRACTOR MUST 
BE DELIVERED AT THE SITE IN AMPLE TIME AND -QUANT! T Y, AND IN 
PROPER SEQUENCE, AS NEEDED, SO AS TO CAUSE NO DELAY IN THE 
CONSTRUCTION. THE WORK THAT IS TO BE ERECTED UNDER THIS 
CONTRACT MUST BE SET IN PLACE AT SUCH TIME AS THE PROGRESS 
OF TiE CONSTRUCTION DEMANDS. TliE CONTRACTOR FOR THE VAULT 
ENTRANCES SHALL BE RESPONSIBLE FOR DELAYS CAUSED EY HIM 
IN THE COMPLETION OF THE CONTRACT FOR THE VAULTS, AND HE 
SHALL PAY TO THE GOVERNMENT THE AMOUNT SPECIFIED HERE¬ 
IN AS FIXED, AGREED AND LIQUIDATED DAMAGES FOR EACH CALENDAR 
DAY OF SUCH DELAY# 

5* LIQUIDATED DAMAGES* —The contractor shall pay to 
the Government the amount of seventy dollars ($70*00) 

AS FIXED, AGREED, AND LIQUIDATED DAMAGES FOR EACH CALENDAR 
DAY'S DELAY CAUSED BY HIM IN THE COMPLETION OF SAID CONTRACT 
FOR T E CONSTRUCTION OF THE VAULTS. 
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DENVER, COLO., MINT, VAULT ENTRANCES 


VO, The front end of each pressure bar shall carry 

AN OPEN SOCKET CAM, FORGED SOLID, ENGAGING A PIN WITH 
ANTIFRICTION SLEEVE ON A PIVOTED ARM ACTING WITHIN 
THE FRONT JAMB HOUSING, THESE PIVOTED ARMS BEING HELD 
IN POSITION BY HEAVY SPRINGS, 

Each end of each pressure bar shall be supported 

IN STEEL HOUSINGS, HAVING TOP REMOVABLE STRAP SECTIONS, 

Each pressure bar shall be actuated by a heavy phosphor- 

bronze WORM GEAR, KEYED AND PINNED TO THE BAR AND FITTED 
T A SMOOTHLY THREADED TOOL-STEEL WORM, THESE WORMS ^Eil-N.G 
f'URNED SOLID UPON THE ENDS OF VERTICAL SHAFTS, 

77. Housings fj,. the worm gearing shall furA'i**HeavV 

BEARINGS AND BE MADE EXTERIORLY IN THE FORM OF A ROUND DRUM 
WITH REMOVABLE COVER. 

ALL FASTENINGS SECURING THESE DRUMS TO THE DOORS SHALL 
BE MADE FROM THE INTERIOR OF THE DRUMS. 


The VERTICAL CONNECTING SHAFTS SHALL BE SUPPORTED 
NEAR THE CENTER OF THE DOOR BY A SIMILAR HOUSING? THE 
CENTRAL ENDS OF THE SHAFTS SHALL BE PROVIDED WITH STEEL 
DEVEL ge AR 1NG, KEYED AND PINNED TO THE SHAFTS? THESE GEARS 
oHALL MESH WITH A THIRD STEEL DEVEL GEAR, MOUNTED UPON A 

i oTEEL SHAFT, KEYED AND PINNED, THE OUTER END OF WHICH 
SHALL BE SQUARED AND FITTED TO A DULL NICKEL-PLATED, 
CAST-BRONZE HANDWHEEL, HAVING SIX TAPERED POLISHED HARD 
RUBBER OCTAGONAL-SHAPED GRIPS, FINISHED WITH ORNAMENTAL 
DULL NI CKEL-PL ATED BRONZE TIPS, KEYED TO CORES IN AN 
APPROVED MANNER. 


_/’• The BASE OF EACH DRUM SHALL 3 E PROVIDED WITH A 
NcAT MOLDING? THE FRONT SURFACE OF EACH DRUM SHALL BE 
PROVIDED WITH A REMOVABLE COVER HAVING A MOLDING AND 
SECURED ON THE SIDES TO THE DRUM BY COUNTERSUNK OVER-HEAD 
MACHINE SCREWS. 


- 0. IRE PRESSURE MECHANISM SHALL BE SECURED TO THE 
DOOR AND FRAME BY TAP BOLTS, HAVING HEXAGONAL HEADS 
FINISHED AS SPECIFIED HEREAFTER. 

8|, Protected oil holes easy of access shall be 

PROVIDED WHERE NECESSARY WITH CONDUCTING TUBES RUNNING 
TO ALL BEARINGS. 


82. PULL HANDLE, ENTRANCE DOOR.—A handle shall be 

FURNISHED AND SECURED TO THE OUTSIDE FACE OF THE DOOR 
.'jEAR THE FRONT, PLACED VERTICALLY, AND CONSIST OF TWO 
ORNAMENTAL STEEL POSTS SECURED TO THE DOOR AND SUPPORTING 
A STEEL CORE COVERED WITH A HIGHLY POLISHED OCTAGONAL, 
HARD-RUDDER SLEEVE, LARGER AT THE CENTER THAN AT THE 
ENDS. POSTS FINISHED DULL NICKEL PLATED, 

83. BOLT WORK* --The door shall have 22 low steel 

HOLDING BOLTS 2-1/4 INCHES IN DIAMETER PASSING THROUGH 
DOUBLE LINES.OF DOLT FRAMES. THE OUTER ENDS OF THE BOLTS 
SHALL BE TAPERED AND BEAR UPON BEVELED SEATS. THE BOLTS 
SHALL jC TURNED FROM THE SOLID WITH COLLARS TO ENGAGE 
THE CARRYING BARS, DUT FREE TO REVOLVE. 


o4. CARRYING BARS SHALL BE CUT OUT OF |/2 INCH SOLID 
PLATES? SHALL HAVE LONG BEARINGS TAKEN ON LARGE STEEL 
ROLLS? AND THE TOP AND BOTTOM SYSTEM OF BOLTS SHALL 
COUNTERBALANCE EACH OTHER THROUGH SUITABLE GEAR AND RACK 
CONNECTIONS TO DRIVING BARS. 
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D€NVtR* COLO., 


VAULT ENTRANCES 


130 . PROVIDE ONE COMPUTE 50 OT TMECE TOOL*, COMPACTLY ARRANGED 
IN A NEAT MAADoOOD CABINET 01TH OLAHS fHONT, TOR IAOH NC« DOOR, SE¬ 
CURE:- TO HALL AU DIMEOTED. IT SHALL HAVE HEAVY HIN0C8 AND AN AP¬ 
PROVED LOCK TITTCD 01TH DUPLICATE KEYS AMO TIN!SHED BITH SHELLAC 
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